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INFO OCT-01 NEA-11 ISO-OO OC-06 CCO-OO (ISO)W 

048126 021044Z/13 

O 02093 1Z JUN 78 

FM USMISSION SINAI 

TO SECSTATE WASHDC IMMEDIATE 4091 


LIMITED OFFICIAL USE SINAI 01213 

FOR SSM 

E.O. 11652: N/A 
TAGS: OGEN 

SUBJECT: RISS INSTALLATION AND EQUIPMENT 
REFERENCE: STATE 138206 AND 139106 

1 . THIS IS TO CONFIRM THAT THE 13 RISS PACKAGES HAVE 
ARRIVED IN APPARENT GOOD MECHANICAL CONDITION. CASLER 
HAS INSPECTED AND FOUND NO VISIBLE EVIDENCE OF DAMAGE. 

2. ACCORDING TO INFORMATION PROVIDED BY CASLER AND 
E-SY THE TOWER BASE FOR THE RELAY HAS BEEN POURED. IN 

ORDER TO PROVIDE TIME FOR CURING CONCRETE. TOWER INSTALLATION 
CAN COMMENCE ANY TIME AFTER JUNE 6. 

3. THE CONCRETE FOR THE GIDDI WEST TOWER IS SCHEDULED TO 
BE POURED ON JUNE 8-9 AND ALLOWING FOR CURING TIME, 

INSTALLATION OF TOWER CAN COMMENCE ANY TIME AFTER JUNE 14. 

I ASSUME YOU ARE AWARE OF THIS SCHEDULE AND THAT THE INSTALLA- 
TION TEAM WILL ARRIVE AS SCHEDULED ON JUNE 7. 

4. I HAVE GONE OVER THE SCHEDULE CONTAINED IN REFTEL 

WITH E SYSTEMS AND THEY WILL HOLD TO SCHEDULE SET FORTH ABOVE. 
THEY HAVE CONSIDERED AVAILABILITY AND COST FOR CONCRETE PUMPS 
LIMITED OFFICIAL USE 
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PAGE 02 SINAI 01213 020944Z 

RECOMMENDED IN REFTEL. PUMP CAN BE MADE AVAILABLE AT COST 
OF $2,400 PER DAY. SINCE POURING OF CONCRETE AT GIDDI WEST 
WILL TAKE MINIMUM OF TWO DAYS, THEY BELIEVE AND I CONCUR 
THAT COST IS EXHORBITANT. THEY HAVE COMMENCED PREPARATION 
OF ROADWAY AND WILL POUR CONCRETE IN USUAL METHOD. 

5. CASLER PLANS DEPART SFM TOMORROW, JUNE 3. 
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